Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Text 

UNCLASSIFIED 

PAGE 01 ATHENS 05093 0I1505Z 
ACTION ERDA-07 

INFO OCT-OI EUR-I2 ISO-00 AID-05 CEA-01 CIAE-00 

COME-00 EPG-02 DODE-00 EB-07 FEAE-00 FPC-OI H-02 
INR-07 INT-05 L-03 NSAE-00 NSC-05 OMB-OI PM-04 
USIA-I5 OES-07 SP-02 SS-I5 STR-04 TRSE-00 ACDA-10 
IGA-02 /1I8W 

0II641Z 023597/41 

R0II357Z JUN 77 
FM AMEBASSSY ATHENS 
TO SECSTATE WASHDC 907 
INFO USMISSION EC BRUSSELS 

UNCLAS ATHENS 5093 

EO 11652 NA 

TAGS: TECH, ENRG, GR 

SUBJ: LONG-TERM, FIXED-COMMITMENT ENRICHMENT SERVICES CONTRACT 
DEPT PASS ERDA 

REE: A. STATE 106456, B. ATHENS 4527 

EMASSY HAS RECEIVED EROM PUBLIC POWER CORPORATION 
COPY OF CABLE TO R J BART, MANAGER ERDA, BY WHICH 
IT RESPONDS TO ERDA MESSAGE CONTAINEED IN REF A. 

TEXT OE PPC RESPONSE FOLLOWS QUOTE 
SUBJECT: URANIUM ENRICHMENT CONTRACT 
CONTRACT NO: E(49-14) UES/GR/100 
REACTOR NAME: NOT YET DECIDED 

I . NATURE AND EXTEN OF RELIEF DESIRED: 

A. TERMINATION OE PROJECT AND THUS TOLL ENRICHING CONTRACT: NO 

B. COMMERCIAL OPERATION OF THE REACTOR: PROJECT IS NOW SCHEDULED 
FOR OCTOBER 1986. 

C. THE START OF THE INITIAL PERIOD (1 JAN 1984) DOES NOT 
NEED TO BE DELAYED. 

D. THE SEPARATIVE WORK QUATINTIES EOR APPENDIX A NOT YET AVAIL. 

E. THE GROSS MEGAWATTS ON WHICH THE CONTRACT IS BASED DOES NOT 
NEED TO BE DECREASED. 

F. THE PERIOD FOR DELIVERY OF FEED MATERIAL (365 DAY 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 ATHENS 05093 011505Z 

PERIOD COMMENCING JUL 1, 1981, ARTICLE II. 

SUBSECTION 3.D) NEEDS TO BE DELAYED. 

II. THE PERIOD EOR DELIVERY OF FEED MATERIAL DID NOT CHANGE WITH 
SUPPLEMENTAL AGREEMENT, MODIEICATION NO 1, DATED 19 MAY 1976. 

D. SIMEON GENERAL MANAGER PRODUCTION TRANSMISSION UNQTE. 

KUBISCH 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: URANIUM, CONTRACTS, NUCLEAR REACTORS 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 01-Jun-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977ATHENS05093 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 95-01 95 

Format: TEL 
From: ATHENS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 977061 05/aaaadngk.tel 

Line Count: 61 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 36099e73-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION ERDA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 106456, 77 ATHENS 4527 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 13-0ct-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2007543 
Secure: OPEN 
Status: NATIVE 

Subject: LONG-TERM, FIXED-COMMITMENT ENRICHMENT SERVICES CONTRACT DEPT PASS ERDA 
TAGS: TECH, ENRG, GR 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/36099e73-c288-dd1 1 -92da-001 cc4696bcc 
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